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PROPOSED CHARTER AND OPERATING PLAN 
FOR THE; BUILDING PLANNING STAPF 
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1. he major mission of the Building Planning Scaff is to prepare recommenda- 
_tions leading t 


fava) 


to the approval of a plan which, when completely irapleracnted, will Bee 


ing by calendar year 1980 the maximum icasible degree of consolidation of Ag geney 


personnel and physical assets now distylbuted throughout the Washington metropolitan 
a 


yea located at the Langley Headquarters site. Its recommendations should also include 
any ov all of the land holdings currently assigned to the Bureau of Public Roads which 
need be accuired b by this As 

s) 


in be i 
4 
i 
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goncy in order to effect the consolidation, The recommenda- : 
f 
i 
t 


rw] 
should fuxrthex include 


2. The functional purpose of new buildings to be erected in order to 


accommodate the movement of additional personnel to Langley. 


4 


b. The number of such structures, by function, to be erected, 


: : ‘ : i 
ce. The actual location of any new structure or structures in relation to 


current buildings on the Lancley property. 


¢. The need for additional parking areas to accommodate the planned : 
population growth. , : . 


e. , Determinations as to the adequacy of current employee services 


facilities, or necd to expand them) suchas cafcterias, credit union and insurance 
offices, ctc. 


‘- Determinations as to the adequacy of current access roads in connec~ 


tion with the planned population growth. 


g, The adequacy of current commercial telephone and power input into 
Langley in connection with the @ planned por ee sowth, 


2. MInundertaking its study, the Building Planning Staff must be constantly mind- 
“ul of th 
8) fara 


ithe fact that actual construction may not be cox;menced until a maximum period 


Nae he icd yt 


has transpired. Accordingly, by consultation with appropriate Agency tech- 


nd probably with exteznal Agency sources, some projections must be | 


ce eloped as to the state of the art in certain fields that may be developed in the maxi- 


maura ten-year time fgame. This would include, but not be limited to, new generation 
automated xe spectrum of telecommunications, 


Tosa mare 
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mated equipment, new advances in the enti 


ae 
developments in the printing and graphics industry, and other such matters. a es 


emer 
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a, Yhe Staif shouid revicw the methodology used and the studics prenarcd 


by Ube orlsinal group who planned the Headquarters building at Langley. It should 


ou 
aiso xeview the work done by Mx ls 1966 in connection with planning 
vo build at that time a "special-purpose" building at Langley. It should further obtain 
auietings as to future developments in the reconnaissance ficld which might be the 


yesponusibility of this Agency and, accordingly, h 


wave to be reflected in the planning. 


4. In arriving at a determination as to whcther new construction should be 
oximazily designed for organizational units needing particulary technical configuration 
Ta yaa 


ox Whether new construction should be primarily for conventional office purposes 


che group should compute the approximate total cost of special-configuxation wor “K done 


sh fete) 

polpeee et © Langley bu dine Since its occupancy. It should further compute the cost involved 
uch s 

ut 


pecially configured space to conventional office space as this will be a 
cixect cost input to a total development plan. 

S. The contents of the recently concluded Domestic Real Estate Task Force 
study shouid be revicwed and any guidance contained in it should be included as a 
planning factor, The "Fifteen-Year Planning Guide" prepared by Mr. Lyman B. 
Airxpatyick at the direction of the then Director of Central Intelligence, ae 


Raborn, should also be reviewed for what olannine assistance may be containcd therein. 


6. itis further suggested that, in its initial stages, the Building Planning Staff 
be composed of only four individuals. These individuals should consist of the Staff 
the project 
through its conclusion. The other three teenibeds initially should be an engineez, 
axcliitect, and a é Soe -duty staff officer. This group should first address itself to a 


turther definition of its mission and the development of a course of procedure and 
estimated time ee When these matters are accomplished, the Chief of the Build- 


ing Planning Staff should then declare what additional personnel assets believed to be 
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